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Message Text 


CONFIDENTIAL 

PAGE 01 STATE 312883 
ORIGIN EUR- 12 

INFO OCT-01 ISO-OO OES-06 EB-07 COME-OO FPC-01 NRC-05 L-03 
CIAE-00 INR-07 NSAE-00 FEA-01 TRSE-00 /043 R 

DRAFTED BY EUR/EE:NGANDREWS:MHB 
APPROVED BY EUR/EE:NGANDREWS 
EUR:JAARMITAGE (SUBS) 

292333Z 025749/67 

P 292240Z DEC 76 
FM SECSTATE WASHDC 
TO AMEMBASSY BELGRADE PRIORITY 
INFO AMCONSUL ZAGREB PRIORITY 

CONFIDENTIAL STATE 312883 

E.O. 11652: GDS 

TAGS: ENRG, BENC, TECH, YO 

SUBJECT: KRSKO PROGRESS REPORT 

REF: ZAGREB 1076 

1 . UPON RECEIPT OF REFTEL, DEPARTMENT GOT IN TOUCH WITH 
WESTINGHOUSE AND POINTED OUT THAT WESTINGHOUSE'S FORCE 
MAJEURE LETTER OF DECEMBER 6 TO KRSKO GENERAL DIRECTOR 
DULAR COULD BE SERIOUSLY MISUNDERSTOOD BY YUGOSLAVS AS A 
PRESSURE TACTIC. WE POINTED OUT THAT WE HAD BEEN DISCUSSING 
WITH YUGOSLAVS PROBLEMS RELATED TO US EXPORT LICENSES 

FOR THE NUCLEAR REACTOR AND ENRICHED FUEL AND WERE HOPEFUL 
THAT WE WOULD BE ABLE TO RESOLVE THIS KEY MATTER SHORTLY. 

2. ON THE BASIS OF THIS INFORMATION, WESTINGHOUSE SENT A 
MESSAGE BY TELEX TO DULAR WHICH IN EFFECT WITHDREW OR SET 
ASIDE POINT A OF ITS FORCE MAJEURE LETTER. 

CONFIDENTIAL 

CONFIDENTIAL 

PAGE 02 STATE 312883 

3. EMBASSY AND CONSULATE GENERAL. AT THEIR DISCRETION, 

MAY WISH TO INFORM YUGOSLAVS THAT DEPARTMENT WAS CAUGHT 

BY SURPRISE BY WESTINGHOUSE'S DECEMBER 6 LETTER AND 
UNDERTOOK TO INFORM WESTINGHOUSE OF CURRENT SITUATION 
AS DEPARTMENT VIEWS IT. AS A RESULT, WE UNDERSTAND 
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WESTINGHOUSE HAS WITHDRAWN FROM ITS LETTER THE 
NOTIFICATION OF SUSPENSION OF CONSTRUCTION IN 60 DAYS 
IF CERTAIN CONDITIONS ARE NOT MET. 

4. DEPARTMENT PLANS TO DRAW ON REFTEL AND THIS MESSAGE 
TO INFORM AMBASSADOR BELOVSKI. 


ROBINSON 


CONFIDENTIAL 


NNN 
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Message Attributes 


Automatic Decaptioning: X 
Capture Date: 01 JAN 1994 
Channel Indicators: n/a 
Current Classification: UNCLASSIFIED 

Concepts: CONSTRUCTION, PROGRESS REPORTS, NUCLEAR POWER PLANTS 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 29 DEC 1976 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: BoyleJA 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976STATE312883 

Document Source: CORE 

Document Unique ID: 00 

Drafter: NGANDREWS:MHB 

Enclosure: n/a 

Executive Order: GS 

Errors: N/A 

Film Number: D760475-0712 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t1976126/aaaaaepe.tel 

Line Count: 70 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ORIGIN EUR 
Original Classification: CONFIDENTIAL 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: CONFIDENTIAL 
Previous Handling Restrictions: n/a 
Reference: 77 ZAGREB 1076 
Review Action: RELEASED, APPROVED 
Review Authority: BoyleJA 
Review Comment: n/a 
Review Content Flags: 

Review Date: 20 MAY 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <20 MAY 2004 by GarlanWA>; APPROVED <14 SEP 2004 by BoyleJA> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: KRSKO PROGRESS REPORT 
TAGS: ENRG, BENC, TECH, YO 
To: BELGRADE 
Type: TE 
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